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LIMITED OFFICIAL USE 

PAGE 01 BERLIN 05193 311746Z 
ACTION OC-06 


Message Text 


INFO OCT-01 EUR- 1 2 ISO-OO CCO-OO SY-05 FBO-02 /026 W 

31213 1Z 125646/64 

R 311632Z IAN 77 
FM AMEMBASSY BERLIN 
TO SECSTATE WASHDC 4023 
INFO AMEMBASSY BONN 


LIMITED OFFICIAL USE BERLIN 5193 

DEPT FOR OC/PE AND SY/FO, BONN FOR RCO 

E.O.l 1652: N/A 
TAGS: ACOM. ASEC 
SUBJECT: NOB CCC SITE PREP 

FOLLOWING IS SET REP FOR CCC AMEMBASSY BERLIN 

1 . NINETY PRECENT OF T-BAR AND SIXTY PERCENT OF 
STEEL HAVE BEEN INSTALLED IN THE CCC AREA. THE WALLS 
IN THE DISINTEGRATOR ROOM AND POWER ROOM HAVE BEEN 
STEEL PLATED AND PANELLED AND SEVENTY FIVE PERCENT OF 
THE POWER ROOM EQUIPMENT IS NOW IN PLACE. PANELING HAS 
BEEN INSTALLED IN NINETY PERCENT OF THE MAIN ENTRY AREA. 

2. BID FRO CONSTRUCTION OF CCC GENERATOR ROOM HAS NOT 
BEEN LET. 

3. ESTIMATED PROJECT COMPLETION DATE: MAY 1977. 

4. DUE TO ADVANCED STAGE OF PROJECT, REQUEST THIS REPORT 
BE SUBMITTED MONTHLY VICE BI-WEEKLY. POLANSKY 
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Expiration: 

Film Number: D770034-0539 
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Image Path: 
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Line Count: 46 
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